CITY OF FAIRFIELD 


RESOLUTION NO. 2016 - 143 

RESOLUTION OF THE CITY COUNCIL APPROVING PLANS AND SPECIFICATIONS 
AND AWARDING A CONTRACT TO VINTAGE PAVING CO., INC. FOR THE 
CEMENT HILL ROAD OVERLAY PROJECT DOVER AVENUE TO BALTIC DRIVE 

WHEREAS, the bid opening for the Cement Hill Road Overlay Project Dover Avenue to 
Baltic Drive took place on April 26, 2016; and 

WHEREAS, the apparent low bidder was Vintage Paving Co., Inc. in the amount of 
$382,155; and 

WHEREAS, staff has reviewed the bid documents from Vintage Paving Co., Inc. and 
found them to be in order; and 

WHEREAS, staff is recommending that the City Council award the contract to Vintage 
Paving Co., Inc. as the lowest responsive and responsible bidder. 

NOW, THEREFORE, THE COUNCIL OF THE CITY OF FAIRFIELD HEREBY 
RESOLVES: 

Section 1. The plans and specifications for the Cement Hill Road Overlay Project 
Dover Avenue to Baltic Drive are hereby approved. 

Section 2. The City Manager is authorized to enter into a contract with Vintage Paving 
Co., Inc., for the Cement Hill Road Overlay Project Dover Avenue to Baltic Drive in the 
amount of $382,155. 

Section 3. The City Council hereby approves that appropriation of $381,439 in 
unrestricted fund balance in Fund 377 Cement Hill Road Assessment District 
transferred to Fund 252 Streets Capital Projects Division and Responsibility Code 
99508 (Cement Hill Road Overlay), and that appropriation of $38,931.50 in unrestricted 
fund balance in Fund 252 to cover project expenses. 



FY16-17 

FY16-17 


Adopted 

Revised 

Fund 377 Cement Hill Road Assessment District 
Transferred to Streets Capital Projects Cement 

Hill Road Overlay 

$0 

$381,439.00 

Fund 252 Unrestricted Fund Balance Transferred 
to Streets Capital Projects Cement Hill Road 
Overlay 

$0 

$38,931.50 

Fund 252 99508 Streets Capital Projects Cement 

Hill Road Overlay (TOTAL) 

$0 

$420,370.50 
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Section 4. The City Manager is authorized to enter into an escrow agreement for 
security deposits in lieu of retention for said contract, if necessary. 

Section 5. The City Manager is hereby authorized to implement the above-mentioned 
contract and escrow agreement. 

PASSED AND ADOPTED this 7 th day of June 2016, by the following vote: 


AYES: COUNCILMEMBERS: 

NOES: COUNCILMEMBERS: 

ABSENT: COUNCILMEMBERS: 

ABSTAIN: COUNCILMEMBERS: 




pw 





ARTICLES OF AGREEMENT 


THIS AGREEMENT, made on the day of , 2016, by and between CITY OF 

FAIRFIELD, party of the first part, hereinafter called the CITY, and Vintage Paving Co. Inc. , 
party of the second part, hereinafter called the CONTRACTOR. 

It is understood Engineer representing the CITY shall be the City Engineer of Fairfield, acting 
directly or through properly authorized agents. 

WITNESSETH, that the CONTRACTOR and the CITY, for the consideration hereinafter named, 
agree as follows: 

I. SCOPE OF WORK 


The CONTRACTOR hereby agrees to furnish all of the materials and all of the equipment and 
labor necessary and to perform all of the work shown on the plans and described in the 
specifications for the project entitled: 

CEMENT HILL ROAD OVERLAY 
Dover Avenue to Baltic Drive 

all in accordance with the requirements and provisions of the following Documents which are 
hereby made a part of this Agreement: 

a. Plans prepared for same by City of Fairfield staff _ 

numbered_ 1 -6 _ 


and dated_ March 28. 2016 

b. Advertisement for Bids. 

c. The Accepted Bid, dated April 26, 2016 _ 


d. Instructions to Bidders. 

e. Specifications consisting of: 

1) Special Provisions. 

2) City of Fairfield Standard Details and Specifications, 2015 edition. 

3) Standard Specifications issued by State of California, Department of 
Transportation, Division of Highways, dated 2015. 

f. Performance Bond, dated_, 20_. 

g. Labor and Material Bond, dated_, 20_. 


All of said documents are intended to cooperate so that any work called for in one and not 
mentioned in another, or vice versa, is to be executed and performed the same as if mentioned 
in all of said documents. Said documents, comprising the complete Contract, are sometimes 
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hereinafter referred to as the Contract Documents. Should there be any conflict between the 
terms of this instrument and the bid or proposal of CONTRACTOR or any of the other Contract 
Documents, this instrument shall control. 

II. TIME OF COMPLETION 


a. The work to be completed under this Contract shall be commenced upon written 
notice to proceed. 

b. The work shall be completed within 30 working days after the date of written 
notice to proceed. 

c. Failure to complete the work within the number of days stated in this Article, 
including extension granted thereto as determined by the Engineer, shall entitle 
the City to deduct from the monies due to the CONTRACTOR as "Liquidated 
Damages" (LDs) an amount equal to Five Hundred Dollars ($500) for each 
calendar day or fraction thereof that expires after the time specified herein of the 
Contractor to complete the work and the facility or improvements are useable for 
its intended use. LDs shall apply cumulatively and shall be presume to be 
damages suffered by the City resulting from delay in the completion of work. 

d. Liquidated Damages for delay in completion of work shall only cover 
administrative, overhead, general loss of public use damages, interest on bonds 
and lost revenues when applicable, suffered by the City as a result of delay. LDs 
shall not cover the cost to complete the work, damages resulting for defective 
work, costs of substitute facilities, or damages suffered by others who seek to 
recover their damages for the City (for example, delay claims from other 
contractors, sub-contractors, tenants, or third-parties, and defense costs thereof. 

III. CONTRACT SUM 

a. The CITY shall pay to the CONTRACTOR for the performance of the Contract 
the amounts determined for the total number of each of the following units of 
work completed at the unit price stated thereafter. The number of units contained 
in the attached schedule is approximate only, and the final payment shall be 
made for the actual number of units that are incorporated in or made necessary 
by the work covered by the Contract. 

b. Extra work not included in Article I, but authorized after the date of the Contract 
that cannot be classified as coming under any of the Contract units, may be done 
at mutually agreed-upon unit prices, or on a lump sum basis, or under the 
provisions of Section 9 of the City of Fairfield Standard Specifications and Details 
General Provisions. 


ARTICLES OF AGREEMENT 
A - 2 





CEMENT HILL ROAD OVERLAY 
Dover Avenue to Baltic Drive 

BID SCHEDULE 


Item 

No. 

Item of Work 

Unit 

Quantity 

Item Price 

Total Price 

1 

Mobilization 

LS 

1 

$32,000.00 

$32,000.00 

2 

Traffic Control & Construction Signage 

LS 

1 

$40,000.00 

$40,000.00 

3 

Storm Water Pollution Prevention 

LS 

1 

$3,000.00 

$3,000.00 

4 

Replace Concrete Curb and Gutter 

LF 

1,400 

$75.00 

$105,000.00 

5 

Replace Accessible Ramp 

EA 

6 

$5,000.00 

$30,000.00 

6 

Install New Accessible Ramp 

EA 

2 

$7,000.00 

$14,000.00 

7A 

6’ Taper Grind 

LF 

2,963 

$4.00 

$11,852.00 

7B 

12’ End of Street Planing 

LF 

160 

$40.00 

$6,400.00 

8 

6’X6’ Traffic Signal Inductive Loop 

EA 

8 

$350.00 

$2,800.00 

9 

6’ Type D Traffic Signal Inductive Loop 

EA 

2 

$360.00 

$720.00 

10 

Bike Lane Traffic Signal Inductive Loop 

EA 

1 

$310.00 

$310.00 

11 

#3 1/2 Pull Box with Cover 

EA 

2 

$650.00 

$1,300.00 

12 

Detector Handhole 

EA 

3 

$550.00 

$1,650.00 

13 

PVC Conduit 

LF 

300 

$36.54 

$10,962.00 

14 

Detector Lead-In Cable 

LF 

800 

$5.00 

$4,000.00 

15 

Pull Rope 

LF 

300 

$3.54 

$1,062.00 

16 

Pavement Reinforcement Fabric 

SY 

8,600 

$1.18 

$10,148.00 

17 

2” Asphalt Concrete Overlay 

TN 

960 

$85.00 

$81,600.00 

18 

Adjust Valve and Street Monument Boxes to Grade 

EA 

4 

$1,809.00 

$7,236.00 

19 . 

Adjust Manholes to Grade 

EA 

2 

$3,485.00 

$6,970.00 

20 

Thermoplastic Striping and Pavement Markings 

LS 

1 

$11,145 

$11,145 


Total Bid = $382.155.00 
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IV. 


PROHIBITED INTERESTS 


No employee of the City of Fairfield shall have any direct financial interest in this contract. 
This contract shall be voidable at the option of the City if this provision is violated. 

V. WORKERS' COMPENSATION 


Contractor hereby certifies that Contractor is aware of the provisions of Section 3700 of 
the Labor Code which require every employer to be insured against liability for workers’ 
compensation or to undertake self-insurance in accordance with the provisions of that 
Code, and that Contractor will comply with such provisions before commencing the 
performance of the work of this contract. 


IN WITNESS WHEREOF, the parties have executed this Agreement the day and year first 
above written. 


WITNESS: 


CITY OF FAIRFIELD 



Contractor 


By: f T 

^ A/c .AeA.w 

Title 


Licensed in accordance with an act providing for the 
registration of contractors. 

Contractor's License: 

a. Class: A 

b. Number: 709237 _ 

c. Expiration Date: 7/31/2017 

FEI Number: 68-0345908 
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EDD REPORTING REQUIREMENTS CHECKLIST 

Effective January 1, 2001 the State Employment Development Department (EDD) requires the following. 


Please complete the following: (To be complete by the department) 

Department: ____ Date of Contract: __ 

Authorized Res. No.: ___ Contract Expiration Date: 

Person Reviewing EDD Requirements _ 

EDD REPORTING REQUIREMENTS . When CITY executes an agreement for or makes payment to CONSULTANT in the amount 
of $600 (six hundred dollars) or more in any one calendar year, CONSULTANT shall provide the following information to CITY to 
comply with EDD reporting requirements: 


A. Whether CONSULTANT is doing business as a sole proprietorship, partnership, limited liability partnership, corporation, 
limited liability corporation, non-profit corporation or other form of organization. 

B. If CONSULTANT is doing business as a sole proprietorship, CONSULTANT shall provide the full name, address and 
social security number or federal tax identification number of the sole proprietorA 

C. If CONSULTANT is doing business as other than a sole proprietorship, CONSULTANT shall provide CONSULTANT’S 
federal tax identification number. 


Dear Contracting Company: 

Pursuant to your contract with the above-mentioned City of Fairfield Department, you are required to complete box 1 AND box 2 
below. 


Please indicate the type of business and provide the information requested: 

BOX 1 


NAME AND ADDRESS 

FULL NAME 


ADDRESS 

jT 9 1 ~-—----- 

-Ilf?Oflfa.o f>fl 

CITY, STATE, ZIP 

\A ), nV cs M 


BOX 2 


XBox 

TYPE OF BUSINESS 

SOCIAL SECURITY NUMBER AND/OR 

FEDERAL ID NUMBER 


SOLE PROPRIETORSHIP 



PARTNERSHIP 



LIMITED LIABILITY PARTNERSHIP 


V 

CORPORATION 

Oi4S>90<?> 


LIMITED LIABILITY CORPORATION 



NON-PROFIT CORPORATION 


m caoc n 

OTHER FORM OF ORGANIZATION 
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PERFORMANCE BOND 


Bond No.: 070021464 
Premium: $2,752.00 


KNOW ALL PERSONS BY THESE PRESENTS that 

WHEREAS the City of Fairfield (“City”) has awarded to _ Vintage Paving Co., Inc. 
119 Main Street, Winters, CA 95694 


(Name and address of Contractor) 

( Contractor”) a contract (the “Contract”) for the work described as follows: 

CEMENT HILL ROAD OVERLAY 
Dover Avenue to Baltic Drive 

WHEREAS, Contractor is required under the terms of the Contract to furnish a bond for the 
faithful performance of the Contract. 

NOW, THEREFORE, we, the undersigned Contractor, as Principal, and_ 

_ Liberty Mutual Insurance Company 

_ 1340 Treat Blvd., Walnut Creek, CA 94597 _ 

(Name and address of Surety) 

(“Surety”) a duly admitted surety insurer under the laws of the State of California, as Surety, are 
held and firmly bound unto City in the penal sum Of Three Hundred Eighty Two Thousand One 
Hundred Fifty Five and No/100 

Dollars ($- 382,155.00 ___), this amount being not less than 

one hundred percent (100%) of the total contract price, in lawful money of the United States of 
America, for the payment of which sum well and truly to be made, we bind ourselves, our heirs, 
executors, administrators, successors, and assigns, jointly and severally, firmly by these 
presents. 

THE CONDITION OF THIS OBLIGATION IS SUCH THAT, if the hereby bounded Contractor, 
his, her or its heirs, executors, administrators, successors or assigns, shall in all things stand to 
and abide by, and well and truly keep and perform all the undertakings, terms, covenants, 
conditions and agreements in the Contract and any alteration thereof made as therein provided, 
on the Contractor’s part to be kept and performed, all within the time and in the manner therein 
specified, and in all respects according to their true intent and meaning, and shall indemnify and 
hold harmless City, its officers, agents, and others as therein provided, then this obligation shall 
become null and void; otherwise, it shall be and remain in full force and effect. 

In case suit is brought upon this bond, Surety further agrees to pay all court costs and 
reasonable attorneys’ fees in an amount fixed by the court. 
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HER, the Surety, for vafue received, hereby stipulates and agrees that no change, 
extension of time, alteration, addition or modification to the terms of the Contract, or of the work 
° e performed thereunder, or the specifications for the same, shall in any way affect its 
o iga ions under this bond, and it does hereby waive notice of any such change, extension of 
Ime '. aratlon ’ Edition, or modification to the terms of the Contract or to the work or to the 
. ereur, dp r - Surety hereby waives the provisions of California Civil Code §§ 2845 
and 2849. City is the principal beneficiary of this bond and has all rights of a party hereto. 

IN WITNESS WHEREOF, this instrument shall for all purposes be deemed an original hereof, 
have been duly executed by Contractor and Surety, on the date set forth below, the name of 
each corporate party being hereto affixed and these presents duly signed by its undersigned 
representative(s) pursuant to authority of its governing body. 


Dated: Junel3,2016 


"Contractor” 


“Surety” 


Vintage Paving Co., Inc. 


'/?—■ 


^ - 

---- 

By: \l\ C t j fi> tij Ai 



Title 


LiherJ^jVIutual Insurance Company 



By: Maria Pena, Attorney-in-Fact 

Title 


By: 


Title 


By: 


Title 


( Seal ) (Seal) 

Note: This bond must be executed and dated, all signatures must be notarized, and evidence of the authority 

of any person signing as attorney-in-fact must be attached. 
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CALIFORNIA ALL-PURPOSE ACKNOWLEDGMENT 


Civil Code § 1189 


A notary public or other officer completing this certificate verifies only the identity of the 
individual who signed the document to which this certificate is attached, and not the 
truthfulness, accuracy or validity of that document. 


State of California ) 

)ss 

County of Los Angeles ) 

1 s tuio 

--- > before me, Natalie K. Trofimoff, Notary Public, personally appeared 

Maria Pena -, who proved to me on the basis of satisfactory evidence to be the personas} whose 

name{s) is/a^e subscribed to the within instrument and acknowledged to me that be/she/they 
executed the same in bis/her /thoir authorized capacity{ies}, and that by bts/her/thcir 
signature^ on the instrument the person^, or the entity upon behalf of which the person^ 
acted, executed the instrument. 

I certify under PENALTY OF PERJURY under the laws of the State of California that the foregoing 
paragraph is true and correct. 


WITNESS my hand and official seal. 


d ~ "mtalie"k. "ofimoff 

3 NOTARY PUBLIC - CALIFORNIA 
5 „k? s ANGELES COUNTY 

a COMMISSION # 2127860 ' 

^ MY COMM. EXPIRES OCT, 22, 2019 
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- 






TORI J. WARREN 
Commission # 2077019 
Notary Public - California 
Yolo County 
My Comm. Expires 


z 

z 

> 


27,2018 1 


Place Notary Seal Above 


who proved to me on the basis of satisfactory evidence to 
be the person^ whose name$)(§/ato subscribed to the 
within instrument and acknowledged to me that 
0/Sf4e/thfiy executed the same in{fiis/her/(fcfeir authorized 
capacity(ies), and that by Ibjs/h^tfe signature^ on the 
instrument the person^ or the entity upon behalf of 
which the person(s£acted, executed the instrument. 

I certify under PENALTY OF PERJURY under the laws 
of the State of California that the foregoing paragraph is 
true and correct. 


WITNESS my hand 


Signature. 

OPTIONAL - 



Signature of Notary Public 


Though the information below is not required by law, it may prove valuable to persons relying on the document 
and could prevent fraudulent removal and reattachment of this form to another document. 


Description of Attached Document 

Title or Type of Document: 

Document Date:_ 


>cument 




(p-1^>- \J& 


Number of Pages: 


z 


Signer(s) Other Than Named Above: 


Capacity(ies) Claimed by Signer(s) 


Signer’s Name:_ 

□ Individual 

□ Corporate Officer — Title(s): _ 

□ Partner — □ Limited □ General 

□ Attorney in Fact 

□ Trustee 

□ Guardian or Conservator 

□ Other:_ 


Signer Is Representing: 


RIGHTTHUMBPRINT 
_OF SIGNER 


Top of thumb here 


Signer’s Name:__ 

□ Individual 

□ Corporate Officer — Title(s):_ 

□ Partner — □ Limited □ General 

□ Attorney in Fact 

□ Trustee 

□ Guardian or Conservator 

□ Other:_ 


Signer Is Representing: 


RIGHTTHUMBPRINT 
OF SIGNER 


Top of thumb here 


©2007National Notary Association• 9350 De Soto Ave., P.O.Box 2402 oChatsworth, CA 91313-2402owww.NationalNotary.org Item #5907 ^ReordenCallToll^Ree 1^^6827 



















































PAYMENT BOND 
(LABOR AND MATERIALS) 


Bond No.: 070021464 


KNOW ALL PERSONS BY THESE PRESENTS that: 

WHEREAS the City of Fairfield (“City”) has awarded to 

Vintage Paving Co., Inc. 

_ 119 Main Street, Winters, CA 95694 _ 

(Name and address of Contractor) 

(“Contractor”), a contract (the “Contract”) for the work described as follows: 

CEMENT HILL ROAD OVERLAY 
Dover Avenue to Baltic Drive 

WHEREAS, Contractor is required under the terms of the Contract and the California Civil 
Code to secure the payment of claims of laborers, mechanics, material men, and other persons 
as provided by law. 


NOW, THEREFORE, we, the undersigned Contractor, as Principal, and 

Liberty Mutual Insurance Company 


1340 Treat Blvd., Walnut Creek, CA 94597 

(Name and address of Surety) 

(“Surety”) a duly admitted surety insurer under the laws of the State of California, as Surety, are 
held and firmly bound unto City in the penal sum of Three Hundred Eighty Two Thousand One 
Hundred Fifty Five and No/100 


Dollars ($- 382,155.00 _), this amount being not less than one hundred 

percent (100%) of the total contract price, in lawful money of the United States of America, for 
the payment of which sum well and truly to be made, we bind ourselves, our heirs, executors, 
administrators, successors, and assigns, jointly and severally, firmly by these presents. 

THE CONDITION OF THIS OBLIGATION IS SUCH THAT, if the hereby bounded Contractor, his, 
her or its heirs, executors, administrators, successors or assigns, or subcontractors shall fail to 
pay any of the persons named in Section 3181 of the California Civil Code, or any amounts due 
under the Unemployment Insurance Code with respect to work or labor performed under the 
Contract, or for any amounts required to be deducted, withheld, and paid over to the Employment 
Development Department from the wages of employees of the Contractor and subcontractors 
pursuant to Section 13020 of the Unemployment Insurance Code, with respect to work or labor 
performed under the Contract, the Surety will pay for the same in an amount not exceeding the 
penal sum specified in this bond; otherwise, this obligation shall become null and void. 

This bond shall inure to the benefit of any of the persons named in Section 3181 of the 
California Civil Code so as to give a right of action to such persons or their assigns in any suit 
brought upon the bond. In case suit is brought upon this bond, Surety further agrees to pay ail 
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court costs and reasonable attorneys' fees in an amount fixed by the court. 

FURTHER, the Surety, for value received, hereby stipulates and agrees that no change, 
extension of time, alteration, addition or modification to the terms of the Contract, or of the work 
to be performed thereunder, or the specifications for the same, shall in any way affect its 
obligations under this bond, and it does hereby waive notice of any such change, extension of 
time, alteration, addition, or modification to the terms of the Contract or to the work or to the 
specifications thereunder. Surety hereby waives the provisions of California Civil Code 2845 
and 2849. 

IN WITNESS WHEREOF this instrument shall for all purposes be deemed an original hereof, 
have been duly executed by Contractor and Surety, on the date set forth below, the name of 
each corporate party being hereto affixed and these presents duly signed by its undersigned 
representative(s) pursuant to authority of its governing body. 


Dated: _ June 13, 2016 


'‘Contractor^’ 


“Surety” 


Vintage Paving Co., Inc. 



Jjfefijrty Mutual Insurance Company 


By: 



Title 


By: . Maria Pena, Attornev-in-Fact 

Title 


By: 


By: 


Title 


Title 


(Seal) (Seal) 

Note: This bond must be executed and dated, all signatures must be notarized, and evidence of the authority 

of any person signing as attorney-in-fact must be attached. 
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CALIFORNIA ALL-PURPOSE-ACKNOWLEDGMENT 


CIVIL CODE § 1189 


A notary public or other officer completing this certificate verifies only the identity of the 
individual who signed the document, to which this certificate is attached, and not the 
trustfulness, accuracy, or validity of that document. 


State of California 

County of_ 

On_ 

Date 

Personally appeared 


SEE ATTACHED ACKNOWLEDGMENT 

_ ) 

before me,_ 

Here Insert Name and Title of the Officer 

Name(s) of Signers) 


Who proved to me on the basis of satisfactory evidence to be the person(s) whose name(s) 
is/are subscribed to the within instrument and acknowledgment to me that he/she/they executed 
the same in his/her/their authorized capacity(ies), and that by his/her/their signature(s) on the 
instrument the person(s), or the entity upon behalf of which the person(s) acted, executed the 
instrument. 

I certify under PENALTY OF PERJURY under 
the laws of the State of California that the 
foregoing paragraph is true and correct. 

WITNESS my hand and official seal. 

Signature__ 

Signature of Notary Public 


Place Notary Seal Above 

• ' OPTIONAL -*— -- . .. 

Though this section is optional, completing this information can deter alteration of the document 
or fraudulent reattachment of this form to an unintended document. 


Description of Attached Document 

Title or Type of Document:_Document Date: 

Number of Pages:_Signer(s) Other Than Named Above:_ 


Capacity(ies) Claimed by Signer(s) 

Signer’s Name:_ 

□ Corporate Officer - Title(s):_ 

□ Partner - □ Limited □ General 

□ Individual □ Attorney in Fact 

□ Trustee D Guardian or Conservator 

□ Other:_ 

Signer Is Representing:_ 


Signer’s Name:_ 

□ Corporate Officer - Title(s):_ 

□ Partner - □ Limited □ General 

□ Individual □ Attorney in Fact 

□ Trustee □ Guardian or Conservator 

□ Other: __ 

Signer Is Representing:_ 
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CALIFORNIA ALL-PURPOSE ACKNOWLEDGMENT 


Civil Code § 1189 


A notary public or other officer completing this certificate verifies only the identity of the 
individual who signed the document to which this certificate is attached, and not the 
truthfulness, accuracy or validity of that document. 


State of California ) 

) ss 

County of Los Angeles ) 

0n •- ** {__! • before me, Natalie K. Trofimoff, Notary Public, personally appeared 

Maria Pena who proved to me on the basis of satisfactory evidence to be the person^ whose 
name{s} is/afe subscribed to the within instrument and acknowledged to me that be/s he/they 
executed the same in bis/her / t h ei r authorized capacity(ies}, and that by bis/her/their 
signature^ on the instrument the person{s}, or the entity upon behalf of which the person^ 
acted, executed the instrument. 

I certify under PENALTY OF PERJURY under the laws of the State of California that the foregoing 
paragraph is true and correct. 


WITNESS my hand and official seal. 


d ,, nataue k. trofimoff 

3 notary PUBLIC - CALIFORNIA 
5 -i- os ANGELES COUNTY 

COMMISSION # 21278fin ' 

MV COMM. EXPIRES (XTI 22j°20ig 



Signature: 


(Seal) 



Natalie K. Trofimoff, Notary 
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\ 


TORI J. WARREN 
Commission # 2077019 
Notary Public - California 1 
_ r ,, Yolo County j 

My Comm. Expires Auo 27,20181 


who proved to me on the basis of satisfactory evidence to 
be the person(^[whose name^)(js/ai^ subscribed to the 
within instrument and acknowledged to me that 
<fje/slq§/th§y executed the same in(f?$/h£r/theii- authorized 
capacity^), and that by(fij9/h4£t/tht^r signature^ on the 
instrument the person^ or the entity upon behalf of 
which the person^) acted, executed the instrument. 

I certify under PENALTY OF PERJURY under the iaws 
of the State of California that the foregoing paragraph is 
true and correct. 


WITNESS my hand and 


Place Notary Seal Above 


Signature. 

OPTIONAL - 



Signature of Notary Public 


Though the information below is not required by law .; it may prove valuable to persons relying on the document 
and could prevent fraudulent removal and reattachment of this form to another document. 


Description of Attached Document 

Title or Type of Document: 

Document Date:_ 


urn 

fd-OMSLdk 

b-l»lu- j 


Signer(s) Other Than Named Above: 


Capadty(ies) Claimed by Signer(s) 


. Number of Pages: 


Signer’s Name:_ 

□ Individual 

□ Corporate Officer — Title(s): _ 

□ Partner — □ Limited □ General 

□ Attorney in Fact 

□ Trustee 

□ Guardian or Conservator 

□ Other:_ 

Signer Is Representing:_ 


Signer’s Name:_ 

□ Individual 

□ Corporate Officer — Title(s): 


tta«M 

i—i rai mci —i_i umilea Lj uenerai 

□ Attorney in Fact 

□ Trustee 

□ Guardian or Conservator 

□ Other: 

[ RIGHT THUMBPRINT 

OF SIONFR 

Top of thumb here 

Top of thumb here 


Signer Is Representing: 
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Not valid for mortgage, note, loan, letter of credit, 
currency rate, interest rate or residual value guarantees. 


THIS POWER OF ATTORNEY IS NOT VALID UNLESS IT IS PRINTED ON RED BACKGROUND. 

This Power of Attorney limits the acts of those named herein, and they have no authority to bind the Company except in the manner and to the extent herein stated. 

Certificate No. 7041919 

American Fire and Casualty Company Liberty Mutual Insurance Company 

The Ohio Casualty Insurance Company West American Insurance Company 

POWER OF ATTORNEY 

KNOWN ALL PERSONS BY THESE PRESENTS: That American Fire & Casualty Company and The Ohio Casualty Insurance Company are corporations duly organized under the laws of 
the State of New Hampshire, that Liberty Mutual Insurance Company is a corporation duly organized under the laws of the State of Massachusetts, and West American Insurance Company 
is a corporation duly organized under the laws of the State of Indiana (herein collectively called the “Companies”), pursuant to and by authority herein set forth, does hereby name constitute 
and appoint,_ C. K. Nakamura; E. S. Albrecht, Jr,; Jeffrey Strassner; Lisa L. Thornton; Maria Pena; Natalie K. Trofimoff; Noemi Quiroz- Patricia S Arana- 

Tim M. Tomko ' 1 - ! -- 


all of the city of Los Angeles state of CA 


. each individually if there be more than one named, its true and lawful attorney-in-fact to make, execute, seal, acknowledge 

and deliver, for and on its behalf as surety and as its act and deed, any and all undertakings, bonds, recognizances and other surety obligations, in pursuance of these presents and shall 
be as binding upon the Companies as if they have been duly signed by the president and attested by the secretary of the Companies in their own proper persons. 

IN WITNESS WHEREOF, this Power of Attorney has been subscribed by an authorized officer or official of the Companies and the corporate seals of the Companies have been affixed 
thereto this 2nd day of July _ 2015 

American Fire and Casualty Company 
The Ohio Casualty Insurance Company 
Liberty Mutual Insurance Company 
West American Insurance Company 



By: 


David M. CareyfAssistant Secretary 


STATE OF PENNSYLVANIA ss 
COUNTY OF MONTGOMERY 

On this _2nd— day of _July-, 20} 5 , before me personally appeared David M. Carey, who acknowledged himself to be the Assistant Secretary of American Fire and 

Casualty Company, Liberty Mutual Insurance Company, The Ohio Casualty Insurance Company, and West American Insurance Company, and that he, as such, being authorized so to do, 
execute the foregoing instrument for the purposes therein contained by signing on behalf of the corporations by himself as a duly authorized officer. 

IN WITNESS WHEREOF, I have hereunto subscribed m y nam eand affixed my notarial seal at Plymouth Meeting, Pennsylvania, on the day and year first above written. 

I® 



vvinniwiintMun kjt rcmvoTLVrtNlrt 

/&^W\ 

j C/o 'SV'Pl 

Notarial Seal 

Teresa Pastella, Notary Public 

f ( OF ] J 

Plymouth Twp., Montgomery County 


My Commission Expires March 28, 2017 

Mpmhflr P Ann c\/l vania Accnniotinn nf Mntorloc 


By: 


Teresa Pastella, Notary Public 




This Power of Attorney is made and executed pursuant to and by authority of the following By-laws and Authorizations of American Fire and Casualty Company, The Ohio Casualty Insurance 
Company, Liberty Mutual Insurance Company, and West American Insurance Company which resolutions are now in full force and effect reading as follows: 

ARTICLE IV - OFFICERS - Section 12. Power of Attorney. Any officer or other official of the Corporation authorized for that purpose in writing by the Chairman or the President and subject 
to such limitation as the Chairman or the President may prescribe, shall appoint such attomeys-in-fact, as may be necessary to act in behalf of the Corporation to make, execute seal 
acknowledge and deliver as surety any and all undertakings, bonds, recognizances and other surety obligations. Such attorneys-in-fact, subject to the limitations set forth in their respective 
powers of attorney, shall have full power to bind the Corporation by their signature and execution of any such instruments and to attach thereto the seal of the Corporation. When so 
executed, such instruments shall be as binding as if signed by the President and attested to by the Secretary. Any power or authority granted to any representative or attorney-in-fact under 
the provisions of this article may be revoked at any time by the Board, the Chairman, the President or by the officer or officers granting such power or authority. 

ARTICLE XIII - Execution of Contracts - SECTION 5. Surety Bonds and Undertakings. Any officer of the Company authorized for that purpose in writing by the chairman or the president, 
and subject to such limitations as the chairman or the president may prescribe, shall appoint such attomeys-in-fact, as may be necessary to act in behalf of the Company to make, execute 
seal, acknowledge and deliver as surety any and all undertakings, bonds, recognizances and other surety obligations. Such attomeys-in-fact subject to the limitations set forth in their 
respective powers of attorney, shall have full power to bind the Company by their signature and execution of any such instruments and to attach thereto the seal of the Company. When so 
executed such instruments shall be as binding as if signed by the president and attested by the secretary. 

Certificate of Designation - The President of the Company, acting pursuant to the Bylaws of the Company, authorizes David M. Carey, Assistant Secretary to appoint such attorneys-in- 
fact as may be necessary to act on behalf of the Company to make, execute, seal, acknowledge and deliver as surety any and all undertakings, bonds, recognizances and other suretv 
obligations. ’ 

Authorization - By unanimous consent of the Company’s Board of Directors, the Company consents that facsimile or mechanically reproduced signature of any assistant secretary of the 
Company, wherever appearing upon a certified copy of any power of attorney issued by the Company in connection with surety bonds, shall be valid and binding upon the Company with 
the same force and effect as though manually affixed. 

I, Gregory W. Davenport, the undersigned, Assistant Secretary, of American Fire and Casualty Company, The Ohio Casualty Insurance Company, Liberiy Mutual Insurance Company and 
West Amencan Insurance Company do hereby certify that the original power of attorney of which the foregoing is a full, true and correct copy of the Power of Attorney executed by said 
Companies, is in full force and effect and has not been revoked. . -« q 

IN TESTIMONY WHEREOF, I have hereunto set my hand and affixed the seals of said Companies this_day of___ * _ 20 



By:. 


LMS_12873 122013 


Gregory W. Davenport, Assistant Secretary 
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To confirm the validity of this Power of Attorney call 

A n a r\ non no j a ■_ . __ a aa . ._ _ 





































CITY OF FAIRFIELD 
STATE OF CALIFORNIA 


PROPOSAL 

CEMENT HILL ROAD OVERLAY 
Dover Avenue to Baltic Drive 

To the City Clerk of the City of Fairfield: 

The undersigned declares that he has examined the locations of the proposed work, that he has 
examined the plans, specifications, and all the contract documents, and hereby proposes to 
furnish all materials, labor, equipment, and perform all the work in strict accordance with said 
plans, specifications, and contract documents in consideration of the attached schedule. 

The undersigned further agrees that, upon written acceptance of this bid, he will within 15 working 
days of receipt of such notice execute a formal contract agreement with the City of Fairfield, with 
necessary bonds and certificate and city standard form endorsement of insurance. He also agrees 
that, in the case of default in executing the contract, the proceeds of the check or bond 
accompanying his bid shall become the property of the City of Fairfield. 

The undersigned agrees that, if awarded the contract, he will commence the work upon written 
notice to proceed and shall diligently prosecute the same to completion before the expiration of 
30 working days from the date of said written notice to proceed. 

Bids are to be submitted for the entire work. 

The amount of the bid for comparison purposes will be total amount of bid. 

The bidder shall set forth for each unit basis item of work an item price and a total for the item, 
and for each lump sum item a total for the item, all in clearly legible figures in the respective 
spaces provided for this purpose. In the case of unit basis items, the amount set forth under the 
"Total" column shall be the extension of the item price bid on the basis of the estimated quantity 
for this item. 

In case of discrepancy between the item price and the total set forth for a unit basis item, the 
item price shall prevail, provided, however, if the amount set forth as an item price is 
ambiguous, unintelligible or uncertain for any cause, or is omitted, or is the same amount as the 
entry in the "Total" column, then the amount set forth in the "Total" column for the item shall 
prevail and shall be divided by the estimated quantity for the item and the price thus obtained 
shall be the item price. 

The following quantities are approximate only, being given as a basis for the comparison of 
bids, and the City of Fairfield does not expressly or by implication agree that the actual amount 
of work will correspond therewith and reserves the right to increase or decrease the amount of 
any portion of the work or to omit portions of the work as may be deemed necessary or 
advisable by the Engineer. The undersigned further agrees to accept the aforesaid unit bid 
prices in compensation for any additions or deductions caused by variation in quantity due to 
more accurate measurement or by any changes or alterations in the plans or specifications of 
the work. 
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Bidder acknowledges receipt of the following addenda: 


Addendum No. 

OAJ£T 

Date: 

Addendum No. 


Date: 

Addendum No. 


Date: 

Addendum No. 


Date: 



*7/ 7/ /<£? 
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CEMENT HILL ROAD OVERLAY 
Dover Avenue to Baltic Drive 

BID SCHEDULE 


Item 

No. 

Item of Work 

Unit 

Quantity 

Item 

Price 

Total Price 

1 

Mobilization 

LS 

1 



2 

Traffic Control & Construction Signage 

LS 

1 


4oooc>^ 

3 

Storm Water Pollution Prevention 

LS 

1 



4 

Replace Concrete Curb and Gutter 

LF 

1,400 

75 ~ 

\o5, ooO— 

5 

Replace Accessible Ramp 

EA 

6 


50j<yoo " 

6 

Install New Accessible Ramp 

EA 

2 

7,<x& 


7A 

6’ Taper Grind 

LF 

2,963 

4" 

// 852 .^ 

7B 

12’ End of Street Planing 

LF 

160 

4b' 


8 

6’X6’ Traffic Signal Inductive Loop 

EA 

8 



9 

6’ Type D Traffic Signal Inductive Loop 

EA 

2 


7J.C- 

10 

Bike Lane Traffic Signal Inductive Loop 

EA 

1 

£/o- 

s/0 — 

11 

#3 1/2 Pull Box with Cover 

EA 

2 


) r 5°o-' 

12 

Detector Handhole 

EA 

3 

£5o ~ 

),6£o - 

13 

PVC Conduit 

LF 

300 

5C5y 


14 

Detector Lead-In Cable 

LF 

800 

S - 

H,<&° — 

15 

Pull Rope 

LF 

300 


\ptx 

16 

Pavement Reinforcement Fabric 

SY 

8,600 

fl 

jo HZ ' 

17 

2” Asphalt Concrete Overlay 

TN 

960 



18 

Adjust Valve and Street Monument Boxes to Grade 

EA 

4 


vise " 

19 

Adjust Manholes to Grade 

EA 

2 


£470" 

20 

Thermoplastic Striping and Pavement Markings 

LS 

1 


)), WS" 


Total Bid = $. 


Bidder shall complete this form legibly and in its entirety. Incomplete forms shall be 
grounds for disqualifying the bid. 
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CEMENT HILL ROAD OVERLAY 
Dover Avenue to Baltic Drive 

DESIGNATION OF SUBCONTRACTORS 


In accordance with Section 8 of the General Provisions of the City of Fairfield Standard 
Specifications and Details for this contract, the following list of subcontractors is submitted with 
the proposal and made a part thereof. The bidder shall note that he shall perform with his 
own organization at least 50% of the work with the remainder of the work performed by 
subcontractors. 

If the Contractor fails to specify a subcontractor for any portion of the work to be performed 
under the contract, he shall be deemed to have agreed to perform such portion himself, and he 
shall not be permitted to subcontract that portion of the work except under the conditions 
hereinafter set forth. 

Subletting or subcontracting of any portion of the work for which no subcontractor was 
designated in the original bids shall only be permitted in cases of public emergency or 
necessity, and then only after receiving written approval from the Engineer. 

The name, CSLB license number, and location of the place of business of each subcontractor 
who will perform work or labor or render service to the Contractor in or about the construction of 
the project, the portion of the work to be performed by each subcontractor, and the percent of 
the total contract to be performed by each subcontractor, is set forth below. All columns are to 
be filled out. However, the information on percent of total contract may be submitted either with 
the bid, or within twenty-four (24) hours after the deadline for receipt of bids. 


Subcontractor’s Name and Address 

Subcontractor’s 

CSLB 

License Number 

Portion of Work or 
Items to be Performed 

Percent of 
Total Bid 1 

1) 5T COt X **-. 

*\ fc.’no be.. 

Bek. (rt'Oi't i-CAY 

^ * "T) H 


? % 

2) *>T\ £(•*■ c'h'i'c 

^7sr STv 

S*.*i C-A etur')') 

i © OS * II 

CleJr ^ 

Co % 

3) 

*4 Ho tyOe/L S>, 

VA.ltx.tf0 OA 


\ 

t (o So 

4) fVo'-O'c A'olTl'X V*.iT 0 i’I 

E. 4ve, 

i'toclc.'r**, c.4 

7oS-a <=IG 


3 % 

5) tv- tsr S+.'f-c't-y, 

A. 3lC A'. /Hoi f" 

L.C n , CA S A Ho 

5l s'? 

To _ 

3 % j 


Note: Attach additional sheets if required 


1. Must be submitted within 24-hours of deadline for receipt of bids. 
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CEMENT HILL ROAD OVERLAY 
Dover Avenue to Baltic Drive 

DESIGNATION OF SUBCONTRACTORS 


In accordance with Section 8 of the General Provisions of the City of Fairfield Standard 
Specifications and Details for this contract, the following list of subcontractors is submitted with 
the proposal and made a part thereof. The bidder shall note that he shall perform with his 
own organization at least 50% of the work with the remainder of the work performed by 
subcontractors. 

If the Contractor fails to specify a subcontractor for any portion of the work to be performed 
under the contract, he shall be deemed to have agreed to perform such portion himself, and he 
shall not be permitted to subcontract that portion of the work except under the conditions 
hereinafter set forth. 

Subletting or subcontracting of any portion of the work for which no subcontractor was 
designated in the original bids shall only be permitted in cases of public emergency or 
necessity, and then only after receiving written approval from the Engineer. 

The name, CSLB license number, and location of the place of business of each subcontractor 
who will perform work or labor or render service to the Contractor in or about the construction of 
the project, the portion of the work to be performed by each subcontractor, and the percent of 
the total contract to be performed by each subcontractor, is set forth below. All columns are to 
be filled out. However, the information on percent of total contract may be submitted either with 
the bid, or within twenty-four (24) hours after the deadline for receipt of bids. 


Subcontractor’s Name and Address 

Subcontractor’s 

CSLB 

License Number 

Portion of Work or 
Items to be Performed 

Percent of 
Total Bid 1 

^ ) i'Atr 5 

SdCC\A*L 




2) 5^'Vi-L 

-W\ L e<x\dro ^ 

IGcjgi] 

ClecJr 


3) y\f, 

^ A- 

Z6<\o?°i 




70C>l<\t 



I toll 

£.114 7 

"XL* 



Note: Attach additional sheets if required 


1. Must be submitted within 24-hours of deadline for receipt of bids. 


PROPOSAL 

P-4 























[J ) n ~U 

Name of Firm 





6oi n 


0- 



-LMC 


L13 MftXhO ST- l\);A(S Cfl 9^9** 

Business Address 

g'a-o 79^-0/3.2, _ 

Phone Number 

^/f,- 

Signature of Responsible Official 


Contractor's License: ~7(D ^^ 3 ~7 

a. Class: __ 

b. Number: ^7 CP ^ 7- 3 t 7 _ 

c. Expiration Date: 7A^7 _ 

FEI Number: gT- £> <> ■*? £ 6 

If corporation or partnership, give legal name of corporation, president, secretary, treasurer, or 
names of all partners. 


\JlTL h^jL 




7*- 

iQ S^^£As. 


Oo. 


I 


6r?-7 


>A/ < 

S 

tZJ^e s 
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NONCOLLUSION DECLARATION TO BE EXECUTED 

BY 

BIDDER AND SUBMITTED WITH BID 


The undersigned declares: 


I am the 

the foregoing bid. 


of 




,£^the party making 


The bid is not made in the interest of, or on behalf of, any undisclosed person, partnership, 
company, association, organization, or corporation. The bid is genuine and not collusive or 
sham. The bidder has not directly or indirectly induced or solicited any other bidder to put in a 
false or sham bid. The bidder has not directly or indirectly colluded, conspired, connived, or 
agreed with any bidder or anyone else to put in a sham bid, or to refrain from bidding. The 
bidder has not in any manner, directly or indirectly, sought by agreement, communication, or 
conference with anyone to fix the bid price of the bidder or any other bidder, or to fix any 
overhead, profit, or cost element of the bid price, or of that of any other bidder. All statements 
contained in the bid are true. The bidder has not, directly or indirectly, submitted his or her bid 
price or any breakdown thereof, or the contents thereof, or divulged information or data relative 
thereto, to any corporation, partnership, company, association, organization, bid depository, or 
to any member or agent thereof, to effectuate a collusive or sham bid, and has not paid, and will 
not pay, any person or entity for such purpose. 


Any person executing this declaration on behalf of a bidder that is a corporation, partnership, 
joint venture, limited liability company, limited liability partnership, or any other entity, hereby 
represents that he or she has full power to execute, and does execute, this declaration on 
behalf of the bidder. 


I declare under penalty of perjury under the laws of the State of California that the foregoing is 
true and correct and that this declaration is executed on 4/JC//6 . [datel, at 
l/U _[city], Q/9 Lx P [state]. 




(Date) 




(Signature) 



NOTE: THIS FORM MUST BE NOTARIZED. 
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CALIFORNIA ALL-PURPOSE ACKNOWLEDGMENT 


State of California 


County 


On 


o,j4l 


} 


H %&• t _ before me, '7/Tl J. iQlOfciV tJd&ttA ftbllb 

Date Here Insert Name and Title of the Officer 


personally appeared _ Bob Mi&ktlan 


Name(s) of Signer(s) 


who proved to me on the basis of satisfactory evidence to 
be the person^ whose namefe) (js/ai^ subscribed to the 
within instrument and acknowledged to me that 
(he/stj(§/th^y executed the same ir/fi'i^/h^r/th^Lr authorized 
capacity(ie^), and that by 0d/h0r/m£ir signature^ on the 
instrument the person^, or the entity upon behalf of 
which the person^*) acted, executed the instrument. 

I certify under PENALTY OF PERJURY under the laws 
of the State of California that the foregoing paragraph is 
true and correct. 


WITNESS my 

Signature_ _ 

Place Notary Seal Above Signature of Notary Public 

——. .. . OPTIONAL 

Though the information below is not required by law, it may prove valuable to persons relying on the document 
and could prevent fraudulent removal and reattachment of this form to another document 



■ iAi 


TORI J. WARREN 
Commission # 2077019 
Notary Public - California 

Yolo County ^ 

My Comm. Expires Aug 27,2018 f 

f " *•'*'*' W W MMI 



Description of Attached Document 

Title or Type of Document: _ 

Document Date:_ Q-lp' 1 ^ _Number of Pages: 

Signer(s) Other Than Named Above: ____ 


Capacity(ies) Claimed by Signer(s) 


Signer’s Name: 

□ Individual a 

b£ Corporate Officer — Title(s): v . (• 

M Partner — fl 1 imitprl f^n^ral 

□ Attorney in Fact 

□ Trustee 

□ Guardian or Conservator 

□ Other: 

RIGHTTHUMBPRINT 
OF SIGNER 

Top of thumb here 


Signer Is Representing: 




Signer’s Name:_ 

□ Individual 

□ Corporate Officer — Title(s):_ 

□ Partner — □ Limited □ General 

□ Attorney in Fact 

□ Trustee 

□ Guardian or Conservator 

□ Other:__ 


Signer Is Representing: 


RIGHT THUMBPRINT 
OF SIGNER 


Top of thumb here 


©2007 National Notary Association ° 9350 De Soto Ave., P.O.Box 2402-Chatsworth.CA 91313-2402® www.NationalNotary.org Item #5907 Reorder: Call Toll-Free 1-800-876-6827 










































BID BOND 


KNOW ALL PERSONS BY THESE PRESENTS that: 

WHEREAS the City of Fairfield ("City") has issued an invitation for bids for the work described 
as follows: 

CEMENT HILL ROAD OVERLAY 
Dover Avenue to Baltic Drive 

WHEREAS Vinta g e Paving Co., Inc. 

_ 119 Main Street, Winters, CA 95694 _ 

(Name and address of Bidder) 

(“Contractor”) desires to submit a bid to City for the work. 

WHEREAS, bidders are required under the provisions of the California Public Contract Code to 
furnish a form of bidder's security with their bid. 

NOW, THEREFORE, we, the undersigned Contractor, as Principal, and_ 

Liberty Mutual Insurance Company 


_ 1340 Treat Blvd., Walnut Creek, CA 94597 _ 

(Name and address of Surety) 

(“Surety”) a duly admitted surety insurer under the laws of the State of California, as Surety, are 
held and firmly bound unto City in the penal sum of_ . __ 

Ten Percent of Amount Bid 


Dollars ($__), being not less than ten percent 

(10%) of the total bid price, in lawful money of the United States of America, for the payment of 
which sum well and truly to be made, we bind ourselves, our heirs, executors, administrators, 
successors, and assigns, jointly and severally, firmly by these presents. 

THE CONDITION OF THIS OBLIGATION IS SUCH THAT, if the hereby bounded Contractor is 
awarded a contract for the work by City and, within the time and in the manner required by the 
bidding specifications, enters into the written form of contract included with bidding 
specifications, furnishes the required bonds, one to guarantee faithful performance and the 
other to guarantee payment for labor and materials, and furnishes the required insurance 
coverages, then this obligation shall become null and void; otherwise, it shall be and remain in 
full force and effect. 

In case suit is brought upon this bond, Surety further agrees to pay all court costs incurred by 
City in the suit and reasonable attorneys' fees in an amount fixed by the court. Surety hereby 
waives the provisions of California Civil Code § 2845. 


IN WITNESS WHEREOF, this instrument has been duly executed by Contractor and Surety, on 
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the date set forth below, the name of each corporate party being hereto affixed and these 
presents duly signed by its undersigned representative(s) pursuant to authority of its governing 
body. 


Dated: April 12,2016 


“Contractor” “Surety” 


Vintage Paving Co., Inc. 



Title 


^Liberty Mutual Insurance Company 


By: 


Maria Pena, Attorney-in-Fact 

Title 


By: 


Title 


By: 


Title 


(Seal) (Seal) 

Note: This bond must be dated, ail signatures must be notarized, and evidence of the authority of 
any person signing as attorney-in-fact must be attached. 
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CALIFORNIA ALL-PURPOSE ACKNOWLEDGMENT 


Civil Code § 1189 


A notary public or other officer completing this certificate verifies only the identity of the 
individual who signed the document to which this certificate is attached, and not the 
truthfulness, accuracy or validity of that document. 


State of California ) 

)ss 

County of Los Angeles ) 

APR J 2016 

On_, before me, Natalie K. Trofimoff, Notary Public, personally appeared 

Maria Pena who proved to me on the basis of satisfactory evidence to be the personas) 
whose name{s) is/afe subscribed to the within instrument and acknowledged to me that 
fve/she /they executed the same in fws/he r/th ei r authorized capacity^tes}, and that by 
fHs/her /th ei r signature^ on the instrument the person^, or the entity upon behalf of which 
the person^ acted, executed the instrument. 


I certify under PENALTY OF PERJURY under the laws of the State of California that the foregoing 
paragraph is true and correct. 


WITNESS my hand and official seal. 


I 




NATALIE K. TROFIMOFF 
NOTARY PUBLIC - CALIFORNIA 
g LOS ANGELES COUNTY 
COMMISSION # 2127860 
1 MY COMM. EXPIRES OCT. 22, 2019 
y-W^ 'I P '- WWWW" ’ 



(Seal) 


Signature 


LMh 



Natalie K. Trofimoff, Notary Public 















Not valid for mortgage, note, loan, letter of credit, 
currency rate, interest rate or residual value guarantees. 


THIS POWER OF ATTORNEY IS NOT VALID UNLESS IT IS PRINTED ON RED BACKGROUND. 

This Power of Attorney limits the acts of those named herein, and they have no authority to bind the Company except in the manner and to the extent herein stated. 

Certificate No. 7041885 

American Fire and Casualty Company Liberty Mutual Insurance Company 

The Ohio Casualty Insurance Company West American Insurance Company 


POWER OF ATTORNEY 

KNOWN ALL PERSONS BY THESE PRESENTS: That American Fire & Casualty Company and The Ohio Casualty Insurance Company are corporations duly organized under the laws of 
the State of New Hampshire, that Liberty Mutual Insurance Company is a corporation duly organized under the laws of the State of Massachusetts, and West American Insurance Company 
is a corporation duly organized under the laws of the State of Indiana (herein collectively called the “Companies”) , pursuant to and by authority herein set forth, does hereby name, constitute 
and appoint, C. K. Nakamura; E. S. Albrecht, Jr.; Jeffrey Strassner; Lisa L. Thornton; Maria Pena; Natalie K. Trofimoff; Noemi Quiroz; Patricia S. Arana: 

Tim M. Tomko 


all of the city of Los Angeles state of _CA_each individually if there be more than one named, its true and lawful attorney-in-fact to make, execute, seal, acknowledge 

and deliver, for and on its behalf as surety and as its act and deed, any and all undertakings, bonds, recognizances and other surety obligations, in pursuance of these presents and shall 
be as binding upon the Companies as if they have been duly signed by the president and attested by the secretary of the Companies in their own proper persons. 

IN WITNESS WHEREOF, this Power of Attorney has been subscribed by an authorized officer or official of the Companies and the corporate seals of the Companies have been affixed 
thereto this 2nd davof July . 2015 



American Fire and Casualty Company 
The Ohio Casualty Insurance Company 
Liberty Mutual Insurance Company 
West American Insurance Company 


By: 


STATE OF PENNSYLVANIA 
COUNTY OF MONTGOMERY 

On this 2nd day of Ju| y 


David M. Careyf^ssistant Secretary 


2015 , before me personally appeared David M. Carey, who acknowledged himself to be the Assistant Secretary of American Fire and 


Casualty Company, Liberty Mutual Insurance Company, The Ohio Casualty Insurance Company, and West American Insurance Company, and that he, as such, being authorized so to do, 
execute the foregoing instrument for the purposes therein contained by signing on behalf of the corporations by himself as a duly authorized officer. 

IN WITNESS WHEREOF, I have hereunto subscribed m y nam e and affixed my notarial seal at Plymouth Meeting, Pennsylvania, on the day and year first above written. 

" ' COMMONWEALTH OF PENNSYLVANIA 



Notarial Seal 

Teresa Pastella, Notary Public 
Plymouth Twp., Montgomery County 
My Commission Expires March 28. 2017 


By: 


Teresa Pastella, Notary Public 


Member, Pennsylvania Association of Notaries 


This Power of Attorney is made and executed pursuant to and by authority of the following By-laws and Authorizations of American Fire and Casualty Company, The Ohio Casualty Insurance 
Company, Liberty Mutual Insurance Company, and West American Insurance Company which resolutions are now in full force and effect reading as follows: 

ARTICLE IV - OFFICERS - Section 12. Power of Attorney. Any officer or other official of the Corporation authorized for that purpose in writing by the Chairman or the President, and subject 
to such limitation as the Chairman or the President may prescribe, shall appoint such attomeys-in-fact, as may be necessary to act in behalf of the Corporation to make, execute, seal, 
acknowledge and deliver as surety any and all undertakings, bonds, recognizances and other surety obligations. Such attorneys-in-fact, subject to the limitations set forth in their respective 
powers of attorney, shall have full power to bind the Corporation by their signature and execution of any such instruments and to attach thereto the seal of the Corporation. When so 
executed, such instruments shall be as binding as if signed by the President and attested to by the Secretary. Any power or authority granted to any representative or attorney-in-fact under 
the provisions of this article may be revoked at any time by the Board, the Chairman, the President or by the officer or officers granting such power or authority. 

ARTICLE XIII - Execution of Contracts - SECTION 5. Surety Bonds and Undertakings. Any officer of the Company authorized for that purpose in writing by the chairman or the president, 
and subject to such limitations as the chairman or the president may prescribe, shall appoint such attorneys-in-fact, as may be necessary to act in behalf of the Company to make, execute, 
seal, acknowledge and deliver as surety any and all undertakings, bonds, recognizances and other surety obligations. Such attorneys-in-fact subject to the limitations set forth in their 
respective powers of attorney, shall have full power to bind the Company by their signature and execution of any such instruments and to attach thereto the seal of the Company. When so 
executed such instruments shall be as binding as if signed by the president and attested by the secretary. 

Certificate of Designation - The President of the Company, acting pursuant to the Bylaws of the Company, authorizes David M. Carey, Assistant Secretary to appoint such attorneys-in- 
fact as may be necessary to act on behalf of the Company to make, execute, seal, acknowledge and deliver as surety any and all undertakings, bonds, recognizances and other surety 
obligations. 

Authorization - By unanimous consent of the Company’s Board of Directors, the Company consents that facsimile or mechanically reproduced signature of any assistant secretary of the 
Company, wherever appearing upon a certified copy of any power of attorney issued by the Company in connection with surety bonds, shall be valid: and binding upon the Company with 
the same force and effect as though manually affixed. 

I, Gregory W. Davenport, the undersigned, Assistant Secretary, of American Fire and Casualty Company, The Ohio Casualty Insurance Company, Liberty Mutual Insurance Company, and 
West American Insurance Company do hereby certify that the original power of attorney of which the foregoing is a full, true and correct copy of the Power of Attorney executed by said 
Companies, is in full force and effect and has not been revoked. 

APR 1 2 2016 


IN TESTIMONY WHEREOF, I have hereunto set my hand and affixed the seals of said Companies this. 



.day of_ 


., 20 _ 


By:. 


Gregory W. Davenport, Assistant Secretary 
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Press Roan { Contact DIR f CA.gov 
Go to Search 

Home Labor Law Cal/OSHA - Safety & Health Workers'Comp Self Insurance Apprenticeship Director's Office Boards 


Public Works 


Public Works Contractor (PWC) Registration Search 

This is a listing of current and active PWC registrations pursuant to Division 2, Part 7, Chapter 1 (commencing with section 1720 of the California Labor Code.) 
Enter at least one search criteria to display active registered public works contractors) matching your selections. 

Registration Year: MCurrent ^ sca ^ Year: 2015/16 T 


PWC Registration Number: [ example: 1234567 890 j 


Contractor Legal Name: 1 example: ABC COMPANY 

License Number: 709237 

County: YOLO ▼ j 


Contractor License Lookup 



Search 


Reset 





Search Results 

One registered contractor found. 1 





Export as: Excel 
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Details Legal Name 


Registration 

Number 

County 

City 

: 

Registration 

Date 

Expiration 

Date 

i View VINTAGE PAVING CO., INC. 


1000000609 

YOLO 

WINTERS 

1 07/09/2015 

06/30/2016 ; 


V2.20160101 


About DIR 

Work with Us 

Learn More 

Who we are 

Licensing, registrations, certifications & permits 

Site Map 

DIR Divisions, Boards & Commissions 

Notification of activies 

Frequently Asked Questions 

Contact DIR 

Public Records Act 

Jobs at DIR 

Conditions of Use 

; Privacy Policy \ Disclaimer j Disability accommodation 

i Site Help 


Copyright © 2015 State of California 
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Press Room | Contact DIR | CA.gov 
Go to Search 


Home Labor Law Cal/OSHA - Safety & Health Workers’Comp Self Insurance Apprenticeship Director’s Office Boards 

Public Works 

Public Works Contractor (PWC) Registration Search 

This is a listing of current and active PWC registrations pursuant to Division 2, Part 7, Chapter 1 (commencing with section 1720 of the California Labor Code.) 
Enter at least one search criteria to display active registered public works contractors) matching your selections. 

Registration Year: 


Current Fiscal Year. 2015/16 


PWC Registration Number: 
Contr 


| example: 1234567890 


1000000609 Contractor Details 


Li cent 
Count 


Search Re 

One regis 


Details Le 

View VI 


At 

w 

d: 

a 


Contractor Information j Legal Entity Information 

Workers* Compensation 

Legal Name 

Legal Entity Type 

VINTAGE PAVING CO., INC. 

CORPORATION 

Trade Name 


License Number(s) 


CSLB :709237 


| 

Mailing Address 


P.O.BOX 461 


WINTERS, CA 95694 


| Physical Address 


119 MAIN STREET 


WINTERS, CA 95694 


Email Address 


EDC@VINTAGEPAVINGCO.COM 



Conditions of Use Privacy Policy Disclaimer Disability accommodation Site Help 


Copyright © 2015 State of California 







































Contractors State License Board 


Contractor's License Detail for License # 709237 

DISCLAIMER: A license status check provides information taken from the CSLB license database, 
this information, you should be aware of the following limitations. 

CSLB complaint disclosure is restricted by law (B&P 7124.6) If this entity is subject to public complaint disclosure, a link for complaint disclosure will appear 
below. Click on the link or button to obtain complaint and/or legal action information. 

Per B&P 7071.17 , only construction related civil judgments reported to the CSLB are disclosed. 

Arbitrations are not listed unless the contractor fails to comply with the terms of the arbitration. 

Due to workload, there may be relevant information that has not yet been entered onto the Board’s license database. 

Data current as of 5/4/2016 5:19:46 PM 

Business Information 

VINTAGE PAVING CO INC 
P O BOX 461 
WINTERS, CA 95694 
Business Phone Number:(530) 795-0132 

Entity Corporation 
Issue Date 07/06/1995 

Expire Date 07 / 31/2017 

License Status 



This license is current and active. 

All information below should be reviewed. 


Classifications 


A - GENERAL ENGINEERING CONTRACTOR 


Bonding Information 

Contractor's Bond 


This license filed a Contractor's Bond with SAFECO INSURANCE COMPANY OF AMERICA. 

Bond Number: 070009796 
Bond Amount: $15,000 
Effective Date: 01/01/2016 

Contractor's Bond History _ _ _ _ 


Bond of Qualifying Individual 


The qualifying individual EDWARD JOSEPH CARBAHAL certified that he/she owns 10 percent or more of the voting 
stock/membership interest of this company; therefore, the Bond of Qualifying Individual is not required. 

Effective Date: 07/06/1995 


Workers' Compensation 


This license has workers compensation insurance with the OLD REPUBLIC GENERAL INSURANCE 
CORPORATION 

Policy Number:AICW09931500 
Effective Date: 10/01/2015 
Expire Date: 10/01/2016 

Workers' Compensation History _ 
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